
□ l, 

25X1 


The 

the 


folloTfin;:; information or: the present status of tlio southern OGCtion of 
Berlin Outer i^'roLzht I'ina (hAn) v;ao obtahioC on 11 Juno 195ls 


han-made structures? 

(1) Railroad overpass at iJcrlinor daixi? not yet opened to ti*aiTic^ 

( 2 ) Railroad bridge netu* h'ahlons brid^je is opouc 

(3) Glasoiror banms a ViToodon footpath for passen^ea^s has been cospletod 
and opened, A perr.ianent road bridrje \7ill r^robably bo built in the 
futui*e& 

(it) Railroad overpass over the Inter© ssentGiirec^ Host of .lalilows uork 
on the construction of this brid^je has not yet been startod« 

(5) Rai?.xoad underpass at the x’alkcnberg C'.lt Glionicke)i one abut5:ient 
has been conpleted^ forms have been set up for concreting the second 
onoc 

(6) Railroad overpass at Adleriicstellj, east of Jlieniclcas the bridge 
trill bo about 110 meters lons„ Forno for concrotini; work of piers 
and abutments wci’e 90 percent completed = All the foundations and 
one pier aro cos::^lctcd„ 

bo Roacibed; 
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A total of about 5 icn extend j,r!g on both sides of behoonef old corjjletcdo 

Pbccavation nork for the railroad botneen Ochocncfold and Alt Qlicnlcko is 
30 porcent^cos^letedo i'urthcr to the oast as far ao the junction TTitlr the 
old Outer* i'roight Ring^ Uie excavation nork is 70 percent oosplotsdi* Hie 
peraenont way east of tlio curve near ..alilow is conplotod. A track about 
2,5 to long has been laid fro:a .'aiacwo Ties and rails for tiie second track' 
tovQ bQcn piled up for a 2 to stretch, ..oric on tlic loj^ing of the sooond 
trade has been startodo 


I I 'the harlin regional railroad hsadquartors that tho con- 

crstlng work on the bridgos near &dlorsgestoll was oonploted on 15 June* 
iiio stool, substructures arc at the brid,'je site. They ^7ill be installed in 
about tTO weeks idien tho abuteonts and piers will have set, .dion the bridge 
is opened.^ as schodulsd on 10 July tho lino will be double"track front Gross-* 
beoran as far as kilostoter nark'or 21,0, which is near Alt Glieniolao, and 
■ plngle-tracic front the narlcer as far as the Toltovf Canal, 
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' bable that tho iSMX isill bo opened on 10 July as schediiled^ ^parti- 
cularly ‘ since rails and ties arc delivered in inadequate quantitios^> 

The line is si/^zle-track and af ter completion trill Ipo capa^>lo of a . 
train density cf 2h tannins in boUi directions in a 22|-ho^u^ poriodi 

v^lth roopect to, its lo^.d capacity^ it will lito tlie ■> catc 

{Tory of ^liiios I^hich permit a Gtandard axle of 20 tonSo This 

is th® capacity of the bridge mar nrtienau^^mich itcs l^naorly on 
Salawedel- vittenbeiito line^ ^ 


I ^ u I 

If the^oiHScni section of Uie ;jerl in Outer Freiylit niiio: is fornally 
opened on 10 .Idly 195li» it v^ill l.u prDpa:j;erida iiaterial^ :tttonsivo 
additional trorlc ttHI be required af ter tliat date before tlia lino 
have acquired its full officiengya 
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